




























1 BILL NO. 5-87-03- U(p 
2 SPECIAL ORDINANCE NO. S- D E 
3 AN ORDINANCE approving the Contract 

for Res. 6067-86 - Sidewalks and 
4 Curbs, Third Street, 1986 Bond 

Issue - Phase 11, between Tomco 
5 Construction Co., Inc., and the 

City of Fort Wayne, Indiana, in 
6 connection with the Board of Public 

Works and Safety. 
7 
8 NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
9 OF THE CITY OF FORT WAYNE, INDIANA: 
10 SECTION 1. That the Contract for Res. 6067-86 - Sidewalks 
11 and Curbs, Third Street, 1986 Bond Issue - Phase II, by and between 
12 Tomco Construction Co., Inc., and the City of Fort Wayne, Indiana, 
13 in connection with the Board of Public Works and Safety, for: 
14 Sidewalks and curbs along Third 

Street (both sides) from the W. 
15 right-of-way line of Rumsey Aveneu 

West to the East right-of-way line 
16 of GR&I Railroad; 
17 the Contract price is Eighty-One Thousand Two Hundred Sixty-Six 
18 and 60/100 Dollars ($81,266.60), all as more particularly set 
19 forth in said Contract, which is on file in the Office of the 
20 Board of Public Works and Safety and, is by reference incorporated 
21 herein, made a part hereof, and is hereby in all things ratified, 
22 confirmed and approved. Two (2) copies of said Contract are 
23 on file with the Office of the City Clerk and made available 
24 for public inspection, according to law. 
25 SECTION 2. That this Ordinance shall be in full force 
26 and effect from and after its passage and any and all necessary 
27 approval by the Mayor. 
28 
29 

Councilmember 
30 
APPROVED AS TO FORM 
31 AND LEGALITY 
32 A 
Bruce O. Boxberger, City Attorney 
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seconded: by , and dul dopted, ad pne second tim: 
by tities and r red to tne Committee e AÑ the. Ci: 
PUN Caos 1 om: Far cecoicienta tion) «aad Dúsiss Hearing to se held ef£tor 
due legal noti at the Council Chambers, City-Con ildi Port Way; 
Indiana, 





Read the t 
seconded by 
passage. PASSED 


AA a $ 
timé,in full aná on motion by 0/5255 
E veia DD and duly adopted, placed on its 
(LOSTh by the following vote: 
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SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 
Wayne, Indiana, as (A A h E A A 
(SPECIAL) (ZONING-MAP) ORDINANCE (RESOLUTION) NO. ees 


qu che E SAO E of DD BA ed A 0 peer 
; ATTE (SEAL) . C) 
| Z 
ias Dak ACL » REA 














erer Ci ga 


SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER j 





Presented by me to the Mayor of the city of Fort Wayne, Indiana, 


on the DID day of Net? : A139 A 
at the hour of Sj Es ð o'clock S IME E S Te 


SANDRA E. KENNEDY, CITY CLZRK 


NN 





É 4) / y je CIA 17 
Approved and signed by me this ae of Ee Ss 


19 K mn Et tie hour of DA o'clo 
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WIN MOSES, JR., MAYOR 


JIAO , ! 


: Admn.. Anpy 
Contract for 6067-86, Sidewalks & Curbs, 86 Bend—Essue_ 


Thied Street. ¿Phi EQ: 
A a Le ES o ia 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety SIO -0O i 


wae 


TITLE OF ORDINANCE _ 


SYNOPSIS OF ORDINANCE The; Contract for #6067-86, Sidewalks & Curbs, 


Phase II is 1986 Bond Issue as follows: Sidewalks & Curbs 
A A ei e ONO Sidewalks de CU | 
A A O eae mete Of O Or Chet 

Railroad. Tomco Construction is the Contractor. 
ee rey S NE e 


EFFECT OF PASSAGE Improved walks & curbs at above location  —  ăć 
EFFECT OF NON-PASSAGE 
ee a E O E L Se 
; TR IA 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $81,266.60 
A E EEEE ee ee ee 


ASSIGNED TO COMMITTEE 
a ee ee O E EE Ee 2s 
E A A ES E A ee RAE NI 


(Non-Federally hslinds Construction) E 





PROJECT: THIRD STREET RESOLUTION è 6067- 86 
k 7 
BOND ISSUE CONTENTS 


Check if contained Pages | 
DER ACACIA DANI DAA OTTO 
O ia a = 191 | iiftederion to Bidders 
DESEE EIA Y O i 
HANA] Schedule oF Yesa (Itemized Proposa 
a RL SGR] 


ae TA eneral Provisions 
a ee pecial Conditions 
Plans and Soecifications 
E SEE A eR <7 Drawings (If Applicable 
ep pe eee 
ATTACHMENTS 
mas € 


NOD O on A da 


— TE Bidder's Bond 
DAI EA ET nca Bond 
MESE? AS Sworn Experience Questionnaire 


E sa 
OOOO À Pla and Equipment Questionnaire 
DEBE E ROA EXE AAA 


Contractor Financia tatemen O-A 


DC PS To Mo e o erei cate in Lied DE Vinanciak Statement 


A io na co A é ERVA Ping Mage Scale. = State of INC ana 
BESET? SER CA A E TR T 

ME ES CA 9 

EPEN E UA A SE a form 

E RR RE PE TS i 


Discount for prompt payment [10 piro E 20 Calendar Sane [30 ezo Days Othe 
os o 















Acknowledgement ERES PEER ett e Amendments Amendment No. | Date 
(See General Provisions Clause) i 
- 26.57 i 
(EE SE SE SE 2 92 + £ 
BID SUMITTED ACCEPTANCE OF BID/AWARD OF CONTRACT 
contractor! ONO 100 CORSTRUGTGA LU ING, City of Fort Wayne 






Board o Works 


tes PRESIDENT THOMAS M. FiSHERING 


Offer r 
Date | Le 








CO ul te Ne es 


Bidder agrees to keep bid open for city of F ayne 
acceptance for __ (90 days Mayor E a 
unless otherwise specified) ` ES E! 


Complia Bry vA) Award 
ompliance: ae TAE” /3 =) 
O.C. 12/84 AS a TEA 


B.O.W.. Non-Péd. *Hote: Award will be made on this form 








Minority Business Enterprise (MBE) is a business of 
which at least 51% is owned and controlled by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
- tise made by the minority owners must be real, substantiated and 
documented. 


Women Business Enterprise (WBE) is a business of which 
at least 51% is owned and controlled by women. The women owners 
must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be con- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on` 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. i ; 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


A. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 





For MBE specify percentage of minority ownership 





“- For WBE specify percentage of women ownership 





B. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is 


a joint venture partner. 


O.C. 12/84 I- 5 
B.O.W. Non-Fed j 


O.C. 


D. 


v 
a 
. Y 


The MBE/WBE firm (cross out inapplicable pro- 
vision) shall have $ participation (en- 
ployees) 4% participation (costs) in this 
project. À 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm %. (cross out inappli- 
cable provision) : 


The undersigned commits 7 % of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 
F } e~GASI KS 

l1, Metropolita» TREE REM, 

2. 

3. 


The undersigned commits > $ of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


Name of Firm address Type of Work 
1. STATE Wire is St ie 
Sd A 
3 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been net. z 


is My Company cannot meet the participation 
goals for the following reasons: 


CSS 
AED A Beste ee PICADA 
eee 
y We have taken the following steps in an 
attempt to comply with these participation 
ie pule a VE a 
ES, SEREI CARO VEE Lata ek ea 
(attach additional sheets as necessary) 


Contractor VIO COASARISTICH CO, ING. contractor 












By By 
Its pRESIDENT THOMAS M. FISHERING Its 

Ci bos E E Eee 
12/84 Ie 6 


B. O . Wo. Non-Fed 


14. E T 
The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum. goal of 17% of the 
total. work: hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks 
a Asian, Pacific Islander, American Indian or Alaskan 
Native. 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. If a 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. Í 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least 17% of the total 
hours worked on this project. 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 174. 


l. My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 


following reasons: 
eee i csc ee eg Ne A E A 
LL e aaa E css OR PaRaD, 





O.C. 12/84 I - 7 
B.0.W. Non-Fed 


2. My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 


(attach additional sheets if necessary) 


TABEN 


iUidb 






ARATRUATIAN A a 
HUA Eb pls FER Fa ING 
4 Woes iba Cue, I a 








Contracto 


By 
Its THOMAS M. FISHERING PRESIDENT 


15. Required Prevail Wage Schedule Payments - Pursuant 
to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. Site Orientation. A site orientation (will/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of E oor 
commencing at ___ o'clock __.M. at the site of the project. ~~ 
Regardless of whether a site orientation is conducted 
or not, bidders are required. to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. is : 


O.C. 12/84 : I - 8 
B.O.W. Non-Fed 
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BID BOND 


Approved by The American Institute of Architects, 
A.I.A. Document No. A-310 (Feb. 1970 Edition) 





KNOW ALL MEN BY THESE PRESENTS, 


That we 
as Principal, hereinafter called the Principal, 





and THE CONTINENTAL INSURANCE COMPANY 

of _New York 
a corporation duly organized under the laws of the State of New Hampshire , as Surety, hereinafter called the Surety, are held 
and firmly bound unto The City of Fort Wayne, Indiana 
































, as Obligee, hereinafter called the Obligee, 











in the sum of Five Per Cent 5% of Maximum Bid be ne tie ee ee ARS A Dollars 
ROO RE T ), for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind our- 


selves, our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid for _3rd Street - Sidewalk ____________ 
Res #6067-86 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into a contract with the Obligee 
in accordance with the terms of such bid, and give such bond or bonds as may be specified in the bidding or contract documents with 
good and sufficient surety for the faithful performance of such contract and for the prompt payment of labor and material furnished in the 
prosecution thereof, or in the event of the failure of the Principal to enter such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said bid and such larger amount 
for which the Obligee may in good faith contract with another party to perform the work covered by said bid, then this obligation shall be 
null and void, otherwise to remain in full force and effect. 


























Signed and sealed this__-llth ss dayof February o A 9 BF 
M E INC.: (Seal) 
A (Principal) 
EA 2/1 Av a © PRES, 
(Witness) (Title) 
YASTE, ZENT & RYE AGENCY, INC 
PENA ANSURANCE COMPANY (Seal) 





127 W. Ber r yWitness) Attorney- in- Fact (Title) 
Fort Wayne, IN 46802 
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version 1: 5/1/85 
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ITEMIZED PROPOSAL CONTRACTOR: [0100 RENTE e NS 


PROJ THIRD STREET WALKS/CURBS RES. NO: 6067-86 












































ITEM | ITEM | QUANTITY | UNIT|UNIT COST | AMOUNT 
NO. | | | | ($) | ($) 
1 |CONCRETE REMOVAL | 1599 [Si Yo] | Sueras 
| eee WOE A S EA 
2 |CURB REMOVAL LO Ads | > 
ae | | | ry é sa 
3 |CONCRETE REMOVAL (INCL. CURBS) | MOIS AS E | a 
| | | o eee 
4 |CONCRETE SIDEWALK (4") | 4335 |S.F.| H | q 
| | [2615 | | e | 23,083.45 
5 |CONCRETE DRIVES (6") | 365 |S.Y.| | 
| | Qqos | | | 8, oo | LID ORO 
6 |CONCRETE WINGWALK (W/RAMPS 6") | 2750 |S.F. | DA $ 
| fae ls qi eee 
7 |CONCRETE CURBFACE WALK | #120. ISP ro me E 
| | | | Pf OD | BSLOILO 
8 |CONCRETE CURB TYPE III | 1715. [ETs] ER 
| | | pace wait A NGS 
9 |STD CTCH BAS TYPE I-C COMP IN PLC | 2 |TON | DEN 
| | [Gay ak: de Ti > STIY, 
10 |B-BORROW | 240 |EA | AZ 
| | aod Ten [E 00 PE Bee oe 
11 |BACKFILL BEHIND CURBS | 25% | TON | | 
| | | porer 2 Oi ea Sa 00 
12 |ASPHALT PATCHING | 3020 |L.F. | STN he i 
| | | | 0,25 | VSES.00 
13 |TOP SOIL | 188 |TON | . | 
| Es Moss eee 
14 |SEED, MULCH, & FERTILIZER | 2975 |S.Y.| : | 
ae eS) | nal. SEDES E E dE, ome 
15 |TREE REMOVAL (32") | 2 [EA *| a 
| | | E E ARO ARO qi 
16 | TREE REMOVAL (36!) | 2 ¡EA 4 2) ae 
eit | | | RE fo cee A 
17 |TREE REMOVAL (42") | 2 IRA?” JELE aa | $ 
| | A de |e ee 
| | | | | 
Os ee a E e A A EA a oe EA er 
| | | | | 
SM e ic A NR E O Mine es E O aa 
| | | | | 
MA Se GERRI ap NOR: OME A AI e PS a a 
| | | | | 
EE eee A US RS A oo cere hae ies E 
| | | | | 
MI ee a OM A | i da EAD E r] 
| | | | | 
Be E A o ed ies o A es OR ee oe al 
| | | | | 
Beet A ON ae A lO eS Ake A Ae A 
| | | | | 
ee iat eee See er Ok PS e ahs 0. E E, 
| | | | | 
E Se eee | Gd BE. E A ate ALE O We ee | 
| | | | | 
HE NEC ORNS A aa a TN E Se 
| | | | | 
AP ee tne ne AA VC E E E O al 
TOTAL: va 


Sheet of 


SB | 244.60 
ooo 


Note: Contractor will be paid on measured quantities only at unit price bid 


NON-COLLUSION AFFIDAVIT 
ZAIDA IT 


The Bidder, by its officers and Ga Se 


agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, ‘say that neither they nor any of them have in any vay, 
directly or indirectly, entered into any arrangement or agreement with any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to Pay to such other 
bidder or public officer any sum of money, or hes given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affients 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that vhich 
appears upon the face of the bid will be Suggested, cífered, paid or delivered 
to 2ny person whomsoever to influence the acceptance of the said bid or 2varding 
of the contract, nor hes this bidder any agreement oz understanding of any king 
whatsoever, with any person whomsoever to Pay, deliver to, or share with any 
other person in any wey or manner, any of the proceeds of the contract sought by 
this bid. 


OSes ee ee ee 


THOMAS M. FIS YVERING 





THOMAS M FISHERIA 


this A day of FED a 19 RO 
. EO A O =e 
“dy Commission Expires: Mee As, AM 


Notary Pudlic DAVID M. NEWELL 


hates Eee E 
Beas A) TE a Resident of Ls. |, County, IN 
| ERA et he Se 3 


EE ie ee rete re ot Oy SG es 
o. 


Subscribed and sworn to before me by 
this pd ch _ day of ee e aa a 
E CS o e AA E q 


— 


My Commission Expires: a A : ‘ 
Notary Public 
. Resident of a County, IN 
ad ON ae y 


Subscribed and sworn to before me by 
this —- day of O AAA E 
ED SUR a o po o ee A A a . 


Hy Commission Expires: 
i j . Notary Public ‘ 
. Resident of County, IX 
A A A ES A, 


Contract No. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 
TA - _- PEE ee 


I 5 ET ae a A S the 


(name) Nirah ane 
PRESIDTA ; Crp PRus+shioatias pm 
PRESIDENT zi HEINI veo heb ibi c9., ING. 
(position) ; (company) 


hereby certify: 

(1) That the Financial Statement of said company, dated the ae: 
day of SS An » 19 277, now on file in the office of the Board of 
Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true and correct 
statement and accurately reflects the financial condition of said company as of 
the date hereof; 

(2) ‘Thee I am familiar with the books of said company showing its financial 


condition and am authorized to make this certificate on its behalf. 





G 


Dated "2 11.83 





(sigíature) 


THOMAS M. FISHERING 


SUBSCRIBED AND SWORN TO before me, a Notary Public, ín and for saíd 


County and State, this 1) day of FeL 19 a> 
ER a ad _—__ ma > . 


My commission éxpires: 


vs Fae JS, 





“ 


The Continental Insurance Company i 
180 Maiden Lane, New York, New York 10038 


GENERAL POWER OF ATTORNEY 


Know all men by these Presents, That THE CONTINENTAL INSURANCE COMPANY has made, 
constituted and appointed, and by these presents does make, constitute and appoint 


Donald T. Belbutowski of Fort Wayne, Indiana 


its true and lawful attorney, for it and in its name, place, and stead to execute on behalf of the said Company, as surety, bonds, undertakings 
and contracts of suretyship to be given to 


All Obligees 


provided that no bond or undertaking or contract of suretyship executed under this authority shall exceed in amount the sum of 


Five Million ($5,000,000) Dollars. 


This Power of Attorney is granted and is signed and sealed by facsimile under and by the authority of the following Resolution adopted 
by the Board of Directors of the Company on the 1st day of November, 1977: 


“RESOLVED, that the Chairman of the Board, the Vice Chairman of the Board, the President, an Executive Vice President or a Senior Vice President or a Vice President of the 
Company, be, and that each or any of them is, authorized to execute Powers of Attorney qualifying the attorney named in the given Power of Attorney to execute in behalf of the 
Company, bonds. undertakings and all contracts of suretyship; and that an Assistant Vice President, a Secretary or an Assistant Secretary be, and that each or any of them hereby 
is, authorized to attest the execution of any such Power of Attorney, and to attach thereto the seal of the Company. 


FURTHER RESOLVED, that the signatures of such officers and the seal of the Company may be affixed to any such Power of Attorney or to any certificate relating thereto by 


facsimile, and any such Power of Attorney or certificate bearing such facsimile signatures or facsimile seal shall be valid and binding upon the Company when so affixed and in the 
future with respect to any bond, undertaking or contract of suretyship to which it is attached." 


In Witness Whereof, THE CONTINENTAL INSURANCE COMPANY has caused its official seal to be hereunto affixed, and these 
presents to be signed by one of its Vice Presidents and attested by one of its Assistant Vice Presidents this 4th day of June, 1984. 


THE CONTINENTAL INSURANCE COMPANY 


ares U "Y peta Y Dama 





T.H. Stephens, Assistant Vice President ES ES Michael J. Beernaert, Vice-President 





STATE OF NEW JERSEY 
COUNTY OF MIDDLESEX 


On this 4th day of June, 1984, before me personally came Michael J. Beernaert, to me known, who being by me duly sworn, did depose 
and say that he is a Vice President of THE CONTINENTAL INSURANCE COMPANY, the corporation described in and which executed the 
above instrument: that he knows the seal of the said corporation; that the seal affixed to the said instrument is such corporate seal; that it 
was so affixed by order of the Board of Directors of said corporation and that he signed his name thereto by like order. 


Nashi 


Marilyn A. Hockenbury 
A Notary Public of New Jersey 
My Commission Expires June 23, 1988 





CERTIFICATE 
|, the undersigned, an Assistant Vice President of THE CONTINENTAL INSURANCE COMPANY, a New Hampshire corporation, DO 
HEREBY CERTIFY that the foregoing and attached Power of Attorney remains in full force and has not been revoked: and furthermore that 
the Resolution of the Board of Directors, set forth in the said Power of Attorney, is now in force. 
Signed and sealed at Piscataway, in the State of New Jersey. Datedthe 11 dayof Feb. 98:7: 


James M. Keane, Assistant Vice President 





11 BOND 4315K Printed in U.S.A. 


CERTIFICATION OF BIDDER/VENDOR 


- pira Al TATIR N a 3 
16150 O bus wi EIA ING 


The undersigned, on behalf of A 
A IS a 


, does hereby make the following representations 





to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 


support the policies of apartheid in South Africa. 


The undersigned states, on behalf of 
Mn GONSTUCTIOU CO, ING. enae TOGO CONSTRUCTION CO, WE 
does not support or endorse the policy of apartheid in South Africa. 
IN WITNESS WHEREOF, this Certification has bah signed 


this Vl day of FED : ¿19 A, 


foro QuE Y FETTE 63 NO 
CO Hogs hich bi sy ly, 


TEREI 
(Name of Bidder/Vendor) 





(Name and Titlé of Person Signing) 
THOMAS M. FISHERING PRESIDENT 


RESOLUTION NO. 6067-86 





THIRD STREET 


BOND ISSUE PHASE II 





Sidewalks and curbs along both sides from the West right of way 
line of Rumsey Avenue west to the East right of way line of GR&I 
Railroad. 

ADDENDUM #1 


ITEM #9 Should read EA under the UNIT column instead of 
TON. 


ITEM #10 Should read TON under the UNIT column instead of 
EA. 


TOMO CONSTRUGHIDA CO, ING. 


Seb Wi A 


RESOLUTION NO. 


6067-86 





THIRD STREET 


BOND ISSUE PHASE II 


ADDENDUM _ #2 


Additional sidewalk on Runnion 
Sinclair (West side only). 


ITEMIZED PROPOSAL (Revised) 
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BILL NO. S-87-03-06 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
A Pt A a a a A O pS 


REFERRED AN (ORDINANCE) (RESOLUPTEON). approving the Contract 


for Res. 6067-86 - Sidewalks and Curbs, Third Street, 1986 Bond 

Issue - Phase II, between Tomco Construction Con, Inciso and “the 

City of Fort Wayne, Indiana, in connection with the Board of 

Public Works and Safety | 
re ir me ipa iii a E E 
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&-HAVE HAD SAID (ORDINANCE) (RESOLUTION) UNDER CONSIDERATION AND BEG 

LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESSLUPPONS 


YES. NO 
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